ey 


t 
a 

ute 
. | seme . 


16 SEP 1965 


MEBLORANDUM FOR: Chief, NRO Staff 


SUBJECT: Suggested Kesponsibilities and Functions 
of CORONA Technical Management Board 





1, Ncference is made to the recommendations made in cur 
memorandum regarding the establishment of a 
TM concurrent with acceptance of our recommended manage- 
ment/organization for CORONA. 


=. The fellowing is a summary of those responsibilities 
and functions that we would propose for such a TMB. 


A. Responsibilities 


(1) Schedules: Coordination and ectablishment 
of compatible and orderly deliveries of Payload 
System and Bouster clement: to meet NRO launch 
re -ulremeat.. 


(2) Interface Reculrement:: Establishment, 
cocvrdination and control of all interface specifi- 
cation and 22 uirement. for the Payload System 
and rooster Interface. 


(3) Majer Sy tcm Visanges; Review preliminary 


approval of zl majo: syutem change: for precentation 
te (F)YNEPC, 
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SUBJECT: Suggested Fe-ponsibilitie: and Function: of 
SORONA Technical Management = ~ard 


5. Function: 
(i) Fevies, e-tablich anc approve all interface. 


oetweoen all majo; : ystems: including the Bocster, 
Agena viuicle, Guidance, A/P Payload, he rarch 


r 


Payloas., ACE, and Satellite Control Network. Tho-e 
inte face. between the A/P Payload anc Booste: 
clement. «ould Include the follawing: 


(a2) Mechanical, weight and cower 
reoulrement:. 


(J) Tnermal Studic-. 


(c) Envircament specifications 
and test recsuirements, 


(dj) Command System. 

(-) T/M sy: tem. 

(i) Fo earch Paylesa.. 

(ig) Eecovery Resuiremeat:. 

({c) AGE Kequirement:. 

(i) Flagos :cadines: ceculitement: 


(1) ho tavi 3. ceview and avorsvs an cverall -ystem 
oe formance. oveciitcation, 
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EJECT: Suggested Pesponcibilities and Functions of 
CORONA Techaical Management Board 


(3) Ustablish, review and approve design, docu- 
mentation and reliability requirements for the Agena 
Vehicle, associated AGE, interface functions with the 
ooster, A/P Payload, fesearch Paylcads aad 
Satellite Control etwork. This would include failure 
mode analysi> effort. 


(4) Coordinate and approve new system configu- 
ration etudies and proposals. 


(5) Imolementation of D/NEC policy directives 
te respective Frogram Directors to effect schedule 


changes, interface requirement: and imple 
of major cuanges. 


(16 Sept 65) 
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